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BILL NO. S-78-09- 





SPECIAL ORDINANCE NO. S-_ 


AM ORDINANCE approving a contract for 
Street Light Improvement Resolution 
No. 130-1978, between the City of Fort 
Wayne, Indiana and N. G. Gilbert, Inc. 
for installation of street lighting. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 

SECTION 1. That a certain contract, dated September 6, 1.978, 

between the City of Fort Wayne, Indiana, by and through its Mayor and the 

Board of Public Works, and N. G, Gilbert, Inc., for: 

Installation of ornamental street lighting in Northwest 
Central Neighborhood, Phase II, 

under Board of Public Works Street Light Improvement Resolution No. 130-1978, 
at a total cost of $28,645.00, all as more particularly set forth in said 
contract which is on file in the Office of the Board of Public Works and 
is by reference incorporated herein and made a part hereof, be and the 
same is in all things hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be effective upon passage 
and approval by the Mayor. 



APPROVED AS TO FORM 

i 










Read the first time in full and on motion by 


seconded by 


and duly adopted, read the second time by title and referred to the 


Committee on 




(andJ^he-^jtv-Ptaj^-Gom mission for 


recommendatiOnTand Public Hearing to be held after duelagariiofTc^TarH:4H ^.onric il Chambers, 

City-Cotfhfy^ulldingTFort Wayne, Indiana, on_, the_ 

of 



DATE: _ 

Read the third time Zh full and on motion by 
seconded by__, and duly adopted, placed on its passage. 


PASSED 

TOTAL VOTES 

BURNS 

HINGA 

HUNTER 

MOSES 

NUCKOLS 

SCHMIDT, D. 

SCHMIDT. V. 

STIER 

TALARICO 

DATE: 


by the following vote: 
AYES NAYS 

_ 


ABSENT TO-WIT: 


-/&■ 


y<F 


CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 
(ZONI NG MAP) ( G ENERAL) (ANNEXA TION) (SPECIAL) (APPROPRIATION) ORDINANCE 
(RESOLUTION) No. _on the 


_day of 


ATTEST: (SEAIJ? 






CITY CLERK 


PRESIDING OFFICER 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of _ 19^l/at the hour of //■■ Ul^o'clock M. ,E.S.T. 




CITY CLERK 

Approved and signed by me this_ /7~f$ d ay of 

at the hour of o'clock 



MAYOR 



































































































S-78-09-46 


Wsj your Committee oh 


REPORT OP THE COMMITTEE ON CITY' Of EL. HIES 

City Utilities to whom was referred an Ordinance 


approving a contract for Street Lightl&proveroent Resolution 
NO. 130-1978, between the City of Fort Wayne, Indiana and 
N. G; Gilbert, Inc, for installation of street lighting 



9 

CONCURRED !N 

^CHARLES W. WESTERMAN, CITY CLERK 
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CONTRACT - 130-78 


£ - / jr ~ ^ " 4^0 


9 /., 

'V78 


STATE OF 
COUNTY OF 


INDIA 


HA 


ALLEN 


.) 

) ss 

.) 


IIS AGREEM 7D. 

day of 



NDEN^URE apade 


\FQJDLN1 

h y and 

'he City of Fort Wayne 


and entered into this / 
between: 


The party of the first part, termed in this agreement and the 
Contract Documents as the "Purchaser," and 


_ N. G. Gilbert, Inc. _ 

The part of the second part, termed in this agreement and the 
Contract Documents as the "Contractor": 


WITNESSETH: 

THAT, WHEREAS, the Board of Public Works has heretofore 
caused to be prepared certain contract documents for furnish¬ 
ing labor and equipment and performing work therein fully des¬ 
cribed, and the Contractor did, on the day of , 

file with the Board of Public Works, a copy of said~contract” 
documents, together with his offer and terms therein fully 
stated and set forth, and, 

WHEREAS, the said contract documents accurately and fully 
describe. the terms and conditions upon which the Contractor is 
willing to furnish the labor and equipment and perform the work 
called for by the said contract documents and in the manner and 
time of furnishing and performing same. 

IT IS THEREFORE, AGREED: 

FIRST - That a copy of said contract documents filed as 
aforesaid be attached hereto and that the same do in all par¬ 
ticulars become the agreement and contract between the parties 
hereto in all matters and things set forth therein and described, 
and further, that both parties hereby accept and agree to the 
terms and conditions of said contract documents so filed, for the 
following; 

Installation of s t reet lighting with u ndergr ound wiring in 
Northwest Central Neighborhood Phase II for the bid of 


$28. 645.00 


- 1 - 


















SECOND - The Contract Documents hereto annexed are made 
a part of this agreement and contract as fully and as absolutely 
as if herein set out in haee verba. - .. . 

THIRD - The unit prices agreed to in this contract will 
remain in effect until the work covered under this contract is 
completed. 

FOURTH - This contract is executed in duplicate. 

FIFTH - It is further stipulated that not less than the 
general prevailing rate of wages as ascertained by the City of 
Fort Wayne or the Indiana Department of- Labor shall be paid to 
all workmen performing work on this contract.. 

SIXTH - It is further stipulated that Contractor shall pay 
all lawful claims or indebtedness, which may accrue, by operation 
of law and otherwise, to any persons, firm or corporation on 
account of any labor or service performed or material furnished 
or service rendered, in the carrying forward, performing, and 
completing of said contract including Subcontractors, laborers, 
materialmen, and those performing service on account of or 
directly in connection with the completion of said contract. 

SEVENTH - It is further stipulated that any judgement 
rendered against the City of Fort Wayne in any suits for damages 
for injury to real or personal property, or for any injury to 
real or personal property, or for any injury, sustained by any 
person growing out of any act or doing of Contractor, or its 
agents, employees or workmen and that any judgement of any court 
or award of any Board of Arbitratiors or of the State Industrial 
Board of the State of Indiana rendered against the City of Fort 
Wayne in any suit or claim arising under said Workmen’s Com¬ 
pensation Acts, of the State of Indiana, now in force, relating 
to compensation for accidental injuries or death suffered by 
his employees or the employees of any Subcontractor or Subcon¬ 
tractors in the course of their employment, when notice of the 
pendency of such suit, hearing or arbitration shall have been 
given said Contractor, shall be conclusive against Contractor 
as to amount, liability and all other things pertaining thereto;, 
it being the intent of the parties hereto that Contractor 
indemnify and hold harmless City in the premises. 


- 2 - 


EIGHTH 


- The Equal Opportunity Clause attached hereto is made a part of this 
Contract. 

NINTH - The Contractor shall furnish a Performance Bond in a form acceptable 
to the City of Fort Wayne for the full value of the work. 


IN FAITH WHEREOF, Witness the hands and seals of both 
parties on the day and year in this agreement first above 
v?ritten. 


APPROVED: 


BOARD OF PUBLIC WORKS 


MAYOR 

ATTEST: 

Clerk 

Approved 

b y> 

/&tsu 

in Form & Legality 

* 




CONTRACTOR: 


Secretary 














~io r nd rmance Ohio Farmers Insurance Co. 

Westfield Center, Ohio 44251 


AIA DOCUMENT A311 • PERFORMANCE BOND AND LABOX AND MATERIAL PAYMENT BOND • AIA ® 

FEBRUARY 1970 ED. • THE AMERICAN INSTITUTE OF ARCHITECTS, 1735 N.Y. AVE., N.W., WASHINGTON, D. C. 20006 

KNOW ALL MEN BY THESE PRESENTS: that 

IHere Injtrt full name and addreu or legal title of Contractor) 

N. G. Gilbert Corporation 
P. 0. Box 1032, Muncie, Indiana 4730 5 
as Principal, hereinafter called Contractor, and, OHIO FARMERS INSURANCE COMPANY, 

Westfield Center, Ohio 44251 

as Surety, hereinafter called Surety, are held and firmly bound unto 

(Here Injert full name and addreu or legal title of Owner) 

City of Fort Wayne 
Fort Wayne, Indiana 

as Obligee, hereinafter called Owner, in the 

amount of r^^y Eight Thousand Six Hundred Forty FiveOO/lMlIars ($ 28,645.00 ), 

for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, 


Contractor has by written agreement dated March 7, 19 78 , entered into a contract with Owner for 

Street Lighting Resolution 130-78 
in accordance with Drawings and Specifications prepared by 


City of Fort Wayne 

which contract is by reference made 


(Here insert full name and address or legal title of Architect) 

a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS obligation is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or 
extension of time made by the Owner. 

Whenever Contractor shall be, and declared by Owner 
to be in default under the Contract, the Owner having 
performed Owner's obligations thereunder, the Surety 
may promptly remedy the default, or shall promptly 

1) Complete the Contract in accordance with its terms 
and conditions, or 

2) Obtain a bid or bids for completing the Contract in 
accordance with its terms and conditions, and upon de¬ 
termination by Surety of the lowest responsible bidder, 
or, if the Owner elects, upon determination by the 
Owner and the Surety jointly of the lowest responsible 
bidder, arrange for a contract between such bidder and 
Owner, and make available as Work progresses (even 
though there should be a default or a succession of 


defaults under the contract or contracts of completion 
arranged under this paragraph) sufficient funds to pay the 
cost of completion less the balance of the contract price; 
but not exceeding, including other costs and damages 
for which the Surety may be liable hereunder, the amount 
set forth in the first paragraph hereof. The term “balance 
of the contract price," as used in this paragraph, shall 
mean the total amount payable by Owner to Contractor 
under the Contract and any amendments thereto, less 
the amount properly paid by Owner to Contractor. 

Any suit under this bond must be instituted before 
the expiration of two (2) years from the date on which 
final payment under the Contract falls due. 

No right of action shall accrue on this bond to or for 
the use of any person or corporation other than the 
Owner named herein or the heirs, executors, adminis¬ 
trators or successors of the Owner. 


Signed and sealed this 7 th day of March 


19 78 



Institute of Architects and is reproduced here with its permission 


BD 50S5 (2-70) 












oeneral 
Power 
of Attorney 

CERTIFIED COPY 


j ^. . ~ Power No. 3078-77 

Ohio Farmers Insurance Co. 

Westfield Center, Ohio 


thp b Vj » asBpr ° t sents - Tha ,' OHIO FARMERS INSURANCE COMPANY, a corporation duly organized and existing under the laws of 

the State of Ohio. and having .ts principal office in Westfield Center. Medina County, Ohio, does by these presents make, constitute and appoint 

.P.aul. A,;.. JvOhse./....Edward...M,....Brown / ...an.d...Leon.ard..B......Koe.ller, -- 

..j.Qintly....o.r..s e ye.ra.XXy. 


.Ft . .. Wayne . and Stale of . Indiana . its true and lawful Attomcy(s)-in-Fact. with full power and 

authority hereby conferred in its name, place and stead, to execute, acknowledge and deliver .. .any .and., ail...bOndS. # 

--mder.tajcin.g. 3 .. / ....and. ..rec 03 n.izan.ces..; ...provided ,....h.o.wev.e.r,... that .the. 

-.penal, sum. of....any...one...such..instrument...executed, hereunder shall. 

..not...exceed...SEVFN....MXLLION...FIVE ..HUND.RED...THQUSAND.....C$.7.500. D00) . 

. DOLLARS-__T V... 


...XPWER OF ATTORNEY CANNOT BE ;IJSED TO . EXECUTE NOTE GUARANTEE " 

^ V MAT) f nr , 7\/^T? /^rT7\ T>7\XTmr*m ^ ^ *11.. 


LIMITATION :.THIS 

.^.Q.^GAGE DEFICIENCY , MORTGAGE GUARANTEE, OR BANK DEPOS ITORY^ BONDS. 

and to bind the Company thereby as fully and to the same extent as if such bonds were signed by the President. sealed with the corporate s»al of 
the Company and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in-Fact may do in the premises Said 
appointment is made underand by authority of the following resolutions adopted by the Board of Directors of the Ohio Farmers Insurance Company- 
Bo It Resolved, that the President, any Vice-President, any Secretary or any Assistant Secretary shall be and is hereby vested with full 
power and auinority to appoint any one or more suitable persons as Attornoy(s)-in-Fact to represent and act for and on behalf of the Company 
subject to the following provisions: 1 

“Section 1. Attorney-in-Fact Attorney-in-Fact may be given full power end authority for and in the name of and on behalf of the Company, 
toexecufe. acknowledge and deliver, any and all bonds, recognizances, contracts, agreements of indemnity end other conditional or obligatory 
undertakings and any and all notices and documents canceling or terminating the Company's liability thereunder and any such instruments so 
executed by any such Attornoy-m-Fact shall be a3 binding upon the Company as it signed by the President and sealed and attested bv the Cor¬ 
porate Secretary." (Adopted at e meeting held on the 3rd day of July. 1957.) 7 

“Be It Resolved, that the power and authority to appoint Attorney(s)-in-Fact granted to certain officers by a resolution of this Board on the 
3rd day of July. 1957. is hereby also granted to any Assistant Vice-President. (Adopted at a meeting held on the 13th day of July. 1976 ) 
Th:s power of attorney rnd certificate lo signed and sealed by facsimile under and by the authority of the following Resolution adopted by the Board 
of Directors ot the Ohio Formore Insurance Company at a moating duly called and held on the Sih day of June. 1970: 

BE IT RESOLVED, that the signature of any authorized officer and the seal of the Company heretofore or hereafter affixed to any power of 
e.torney or any certificate relating thereto by facsimile, end any power of attorney or certificate bearing facsimile signatures or facsimile seal 
shall be valid and binding upon the Company with respect to any bond or undertaking to which it Is atlached 


In Witness Whereof. OHIO FARMERS INSURANCE COMPANY has caused these presents lobe signed hy its -Y iden t 

and its corporate seal to be hereto affixed this . 2 . 1 s t. day of .Sep teiTLber A D 1977. _ 






























































During the performance of this contract, the contractor agrees 
as follows: 

(1) The contractor will not discriminate against any employee- 
or applicant for employment because of race, color, religion, sex;, 
or national origin. The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or national origin. Such action shall, include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees „nd. 
applicants for employment, notices to be provided setting forth the 
provisions of•this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin- 

(3) The contractor will send to each labor union or representable, 
of workers with which he has a collective bargaining agreement or 
other contract or understanding, a notice to be provided advising 
the said labor union or workers* representatives of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of labor, or pursuer 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary of labor for purposes 
of investigation to ascertain compliance with such rules, regulatioi 
and orders. 

(6) In the event of the contractor’s noncorupliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract may be canceled, ter¬ 
minated, or suspended in whole or in part and the contractor may 
be declared ineligible for further Government contracts or federal! 


•assisted construction contracts in accordance with procedures 
authorized in Executive Order 11246 of September 24, 1955, and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order 11246 of September 24, 1965, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by law. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding 
upon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sections for nonconpliance: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 


scal f. 


5iS - ^ILi.rTJ 

lS-^fcSKiLlSO 

IF -1 N*/.*S -2t IAL Fl NT- 

vtss. 


?-» th:. ' - si$»o«s3 coi’viic?: o, b*iiu^ c.ppr»lr,t*.<J to pc-rptire a *."!:« r yle of w.'ai t in/, 

;>^s u. •■■■-• ;'*Vs if ecnnettioo OD^S'muCTXON iOD COMPACTS AWFVRDiro BY 

THS BOARD O? WORKS,CITY 07 FT. WAYNE, HiDIAMA, DURING TIE 1-DNTII3 07 JANUARY,FE3t £J ARY, 7M3 
MATOI, 1973. 

;r v'lth the pc-vi sion.; of CHAB'f.TK •£ 31«: oi :::e £•=.:.-.*• of t.h-:- CL.*-£RA ; . ARC.v!oLV of 
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c!r~:~ misc:.. (Ccnt'd) 

Pr.-iees, Gitscn, Knox, Mix tin * 
t Pike Cos. 

Clark, rioyd, t Harrison Cos. 

Dearborn, Ohio, Ripley, A 
Svitscrlanu Cos. 

Jackson, Jefferson, Jennings, 
bavrer.ee, Orange, Scott, A 
Washington Cos. 

Clay, Oven (extreme vestern par' 
oi Co.), Parko, Putnaa,. * 
Yerr-ilUen, A Yigo Cos. 

Sullivan Co. 

XWSKfCSRS! 

Afinas, Allen,Blackford, Dekalb, 
Delaware (northeastern 1/3 of 
Co.), Cr.wt (excluding s/v 
portion), Hunting ton, haCrmge 
(eastern ■?'of Co.), l.'oblc, 
Steuben, Vabash, Veils, & 
Whitley Cos. • 

Elkhart, Pulton, Kosciusko, 
LaCrusgC (western j of Co.), 
Marshall, Pulaski, A Starke' 
Cos, 


Jackson (southern J of Co.), 
Jefferson, Jennings (southern 
J of Co.), Lawrence (southern 
?/; of Co.), Mu-tin (o,is torn $ 
’ Co.), Orange, Scott, A 


Var.hi! 


n Coo. 

Cisbon, Martin (western 
.). P«iiT, Pike, l'ouvy, 
, Vanderburgh A Warrick 


!Uwl, 

Ro«»» 


Ffin*. B.«»f 

in 


H& v 

PrmWftS 

Virtii.B 

Ei.c.tl..' 

Appr. Tf. 

$ A .90 

.60 

.30 



9.23 

.60 

.30 



7.SO 





9.60 





10.20 

..60 

.25 



•OrM 

M- 

.•n 


sen 

10.75 

' .75 

.95^- 


.01 






11.53 

.65 

. 1.18 


.06 

10.50 

.75 

.95 


.05 * 

-l&^-O- 

J5" 

MO" 


<Vr 

0.15 

.25 

.25 


, 




fart” 


> ^ 


XROlWOIUCSnS (Oont'd): 

PartholoMV, Boone, (south¬ 
eastern i of Co.), Drevn, 
Clinton (eastern 1/3 of Co.) 
Decatur (western -} of Co.), 
Delaware (southern 2/3 of Co.) 
Crant (S/f Portion), Hamilton, 
Hancock, Dondrlpks.Henry, Hew;- 
Jackson (northern -J of Co.), 
Jennings (northern •) of Co.), 
Johnson, Lawrence (northcasten 
1/6 of Co.), Madison, Monroe, 
Morgan, Cven, Putnaa (eastern 
i of Co. excluding Creenssstle] 
Push, Shelby, & Tipton Cos. 

Per.ton, Boone, (northwestern i 
of Co.), Carroll, Casa, Clintoj 
(western.2/5 of Co.), Fountain 
Jasper (southern i of Co.), 
Miami, Montgomery, Tippecanoe, 
Warren, & White Cos. 

Fayette, Jay, Randolph, Onion, 

A Vfv)7ie Cos. 

Clay, Daviess,. Greene, Xnox, 
Lawrence (northwestern 1/6 of 
Co,), Parke, Putnaa (vestorn 
i of Co', incl. Crccncastle), 
Sullivan, Yemillion, A Yigo 
Cue. ‘ 

Dearborn, Decatur (eastern J 
or Co.), Franklin, Ohio, Jliplo; 
& Switzerland Cos. 

PAD.TFJiS: 

Idams, Allen, JWkalb, Grant, 
Huntington, LaCrargc, lloblc, 
Stoubon, Valmch,‘VliHluy, A 
Voile (northern i of Co. to A. 
inol. Dluffton)l 
Brush | Paporhiuigorot Rolloroj 

Sandblaotersj Spray 


HewiI/ 

R.Kv 

HIV 



Appr. Tr. • 

1, 

'juwj 


■ArM" 


*c5 

9755V, 

.75 

1.03 



10.51 


X.03 


.04 

10.13 


. 1.70 


.10 

✓rfTos 

.75 

.85 


,01 s 


•5T* 

•55 


.10* 



-35- 


-10* 
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DECISION flO TK77.;083 



























DECISION SO. W7- 



PA TP l-tO t. TT.'.VP : x 

A-hcv l'cur'e My; 2- Kcsoriil Cay; C-Indcpcn4cnco Cay; B-Lahor Bay; 

E-'ilia.-AicivJnf Bay; F-Christaaa liey 

ffWT! . 

a. *f! paid holiday a: A through F. 



laOOAERSs HEAVY 4 HICltVAY COKSIRUCriO;i 


CROUP t 
CROUP 2 
CROUP 3 ‘ 
CROW 4 
CROW 3 



• • , IADCRER5 

CROUP It Chainman; Construction laborer; Continuous strrl rod nr nit 
installer; Pence erector; Crade checker; Cu.ird rail erector; Join: can 
(mortar, mastic & all other types); Lighting installer (permanent 4 
temporary); Lincmin for automatic grade maker or paving machine; Manhole 
erector; Mortar nan; Multi-plate erector; Rip-rap laborer, incl. all 
materials; Road narking 4 delineation laborer; Rodman; Sandblaster ran; 

■Setting & placing of all pro-stressed 4 precast concrete products; 
Spraying of epoxy, curing compound or like material; Survey crew helper; 
Temporary waterline installer; Top laborer; Wire nesh layer 

CROUP 2; Air tool, power tool, 4 power equipment operator; Asphalt 
lute man; Asphalt raker min; latch truck dumper; Cement handler (bulk 
or hag cement); Chain saw run; Concrete conveyor assembly man; Concjete 
puddlr.r; Concrete rubber; Concrete saw operator - non riding type; Core 
drill operator; Hand blade operator; Hydro seeder rao; Holer driven . 
Ccvrgia buggy operator; power driven compactor or tamper operator; 

Power saw operator; Fumpercie assembly min; Sealer applicator fer 
asphalt, toxic; Sldu rail setter - for alihvalkt, side ditches, radii 
4 pavements, etc.; Sign installation, Including supporting structures; 
Spreader box tender; Straw blower ran; Subsurface drain 4 culvert pipe 
layer; Transverse 4 longitudinal hand bull float run 

CROUP 3i lloriiontal boring 4 Jacking cun; Jackman 4 shcctman; Pipe * 

• grade man; Wench 4 windlass operated ’ •' • 


CROUP 4|. Conduit installer; Cutting torch burner; User beam aligner; 
Manual operated welder; Sewer pipe layer; Water live installer 

CROUP 3; Air track 4 wagon drilIran; Concrete finisher; Dynamite 4 
powder *an 


ffOCRAl RfOlSTtR, VOl. 42, NO, 93—fRIOAY, MAY 13, 1977 
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FfOMA.l JttC'J'U, VOl 4? 


DECISION NO. IN77.I083 


, POWEA EQUIPMENT PPEIIATCAS 2 of 3 § 


Crpup I: Air Compressors In Manifold with throttle valve; Asphalt Plant 
Engineer; Auto Sra4e or similar type machine; Auto Tatroi; Cackho* on 
Farm .type Tractor, tJ H.P. and over; Saltast Regulator (R, R.); Sit* 
uminous Mixer; bituminous Paver; bituminous Plant Engineer; Suit Doeet; 
Caisson Drilling Machine; Cherry Picker - IS ton or over; Chip Spreader; 
Concrete Mixer 21 cu. ft. or over; Core Drilling Machine; Crane or Derrick 
vlth any attachment Including clamshell, dragline, shovel, backhoe, etc.; 
Dredge Engineer; Dredge Operator; Drilling Machine on vhich the drill is 
an integral part; Earth Mover • rubber tired (paddle wheel, 619, 6)1, 

TS-24 or similar type); Earth Mover, rubber tired - tandem (10 cent* per 
hour additional for each bowl); Elevating Craderj Fork Lift (10 ten or 
over); P.C.C. Formless Paver; Cradall; Cravel Processing Plant (Portable); 
Operator of Cuard Rail Post Driver; Itlghllft Shovel • 1*1/2 cu. yd. or 
over; Hoist (2 drums and over); Helicopter • Crew; Hydraulic boom Truck; 
Keystone (Skimmer Scoop); Loader • self-propelled (belt-chain Wheel); 
Locomotive Operator; Mucking Machine;’Panel board Concrete Plant (Central 
Mix type); Pavcr-Hcthcrington; Pile Driver - Skid or Crawler; Road Paving 
Mixer; Rock breaking Plant; Rock Crushing Plant (portable); Roller - 
Asphalt, W'atcrbcund Macadam; bituminous Macadam, brick Surface; Roller with 
Doscr blade; Root Rakci Tractor Mounted; Self-propelled W’ldtner; Stu.-p 
Remover, Tractor Mounted; Surfaee Heater and Planer; Tandem Push Tractor , 
(SO cents per hour additional); Tractor • Room, Vlneh or lice Head: Tractor - 
Push; Tractor Mounted.Spreader; Tree Mover; Trench Machine (over 2;"); 

Tug.boat Operator; Veil Drilling Machine; Winch Truck vita A-Frame 

Croup 2; Air Compressor with throttle valve or Cltver brooks type com¬ 
bination; backfiller; back Hoe on Faro type Tractor, under a) 11.P.; bull 
'Float; Cherry Picker under IS ton; Chip Spreader (self-propelled); Con¬ 
crete Pump; Concrete Mesh Depressor - independently operated; Concrete 
Spreader • power driven; End Loader undet 1-1/2 tu. yd.; Excavating 
Loader - portable; Finishing Machine and bull Float; Cun'.te Machine: Head 
Crcaser/ Mechanic; Mesh or Steel Placer; Multiple Tamping Machine (R.R.); 

P.C.C. Concrete Cell Placer; Pull Cruder • power control; Refrigerating 
Machine - frceslng operation; Ross Carrier; Shccpfoot'Roller (self-pro¬ 
pelled); Tamper • Multiple Vibrating • Asphalt, Uaterbound Macadam, 
bituminous Macadam, brick Surface; Trench Machine 26" and under; Tube 
Float; Voider ' 
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rovilt tQUJPMCNT OPERATORS {Coat’d) 3 etp 

Ji Assistant Mint Fngineor; Base Paver (Jersey or similar type 
r.c)s Concrete Finishing Machine; Concrete Mixer - less than il 
t.; Curb Machine; Farm Tractor • Inelfding farm, tractor with all 
•hments except bacU.ce and including High lift end loaders of 1 cu. • 
:apacity or less; Fireman (on boiler); Holst (one drum); Operator, 

;ccs of minor equipment; Paving Breaker; Power Broom, self-propelled; 

:r (Carth and Sub-base material); Slurry Seal Machine; Spike Machine 
.); Tamper • Multiple Vibrating • Earth and Sub-bate material); 
ttlc Valve: Throttle Valve end Fireman combination on horizontal or 
jht boiler; Tractaire with Brill; Tractor - SO H.P. t or over; Well 
t System; Videner (Apsco er similar type) . 

4: Air Compressor; Assistant to engineer -Oiler; Automatic Dry' 
li Plant; Bituminous Distributor;' Bituminous Patching Tamoer; Beit 
adcr; Broom end Belt Machine; Chair Cart (self-propelled); Coleman 
Scrctn; Conveyor (portable); Deck Hand; Bigger Post Hole (power- 
cn); Tork Lift* under 10 ton; Form Cradcr; Torm Tamper (motor driven); 
rator; Crraser Helper; Helherlngton Driver; Hetherington Helper; 
a Seeder; Mechanics Helper; Mechanical Heater; Operator 1 thru 4 pcs. 
Inor equipment; Outboard or Tnboatd Motor Boat; Power Curing Spraying 
inr; Power Ssw - Concrete (power driven); Pug Mill; Pull Broom (power 
); Seaman Tiller; StTav Mower or Brush MOlcher; Striping Machine, 
l (motor drivtn); Sub-grader; Tractaire; Tractor (below JO II.P.); 
k Crane Qilcr • Driver; Spreader; Water Pump; Voiding Machine n 2 
iOO amps or over _ f 
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DECISION NO, IN77-?0» 


utncxais* uvu, mm, & viita cos.vrxitci:oa 




ZOl.’C li Jasper, Mite, Ui I'ortc, Newton, Porter, 4 Starke Counties -' f 
(Excluded from ihli schedule) 


2 or i 

decision no. iwv.anaj r*sc . u 

utexms 

CXOU? 1: Chalnrun; Construction laborer; Continuous !t«fl rod or nit 
installer; Fence erector; Craie checker; Guard rail erector; Join: ran 
(eorcar, rustle 4 all other types); Uchtlnp installer (pvmnent 4 
te.eporary); Llneaan for autoratlc trace niker or pavlnp. rjc.iir.e; y.<nketc . 
erector; Tartar run; Multi-plate erecter; Kip-rap laborer, Ir.cl. all 
catcrlalx; .Read r.irkin; 4 delineation laborer; Xodsan; Sandblaster run; 
Settles 4 pUeinj of alt pre-stressed 4 precast concrete products; 

Spraylr.s of epoxy, curie; compound or like mterlal; Survey cr«v helper; 
Tt.nporary waterline Installer; Tcp laborer; Vlre resh layer 

CROUP 2i Air tool, power teel, 4 power ee-alpr.cr.i operator; Asphalt 
lute nan; Asphalc raker ran; 2a:ch truck dir-per; Ceaent lar.iler {bulk 

pudilcr; Contract rubber; Concrete saw tperacor • non rldm; type; Crre 
drill operator; nand blade operator; Hydro seeder -at; Niter driven 

rower saw operator; Purpcr-ste awtrbly run; Seiler applicator fee 
asphalt, toxic; Side rail sitter - for sidewalks, >icc ditches, radii 
4 paveesnts, etc.; Sign Inceallatten. incit'd lr.fi support ir.p structures; 
Spreader box tender; Straw blower nan; Subsurface drain 4 culvert pipe 
layer; Transverse 4 lensitudinal hand bull float lean 

CROUP Si lleriiOMal borin; 4 Jackins cap.} Jaclc-un 4 shcetnan; Pipe 
grade can; Wench 4 windlass operator 

CROUP *• C.-rdvit Installer; Cutting torch burner; User bean aligner; 
Manual operated welder; Sewer pipe layer; Voter tine Installer 

CROUP Si Alt track 4 wagon drilliun; Concrete finisher; Oynaialc* 4 


20VS 2i Elkhart 4 St. Joseph Counties . . 

ZONE 2As Kosciusko, UiCr.'npr, 4 Uirshell Count ioa . . ' 

2W'£ Ji Adam. Allen, r.c:<lo:i, Elaekford, loone, Carroll, Cisa, Cllrtcn, ' ' 
UoKalU, I'wlaviro, finite, Fulton. Crant, Ka«tlton, llontc-ck, 

. lltnry, Kuw.,rd, Huntli»: ten, Jay, Madison, Kl.nu, l!rsl(taeiy, 

Noble, Pulaski, Randolph, f.v.h. Steuben, I'ljpcranow, Tipton, 

Union, Vubasli, V.ivnr, Veils, Vlilte, * Vhstlcy Counties 

20NS 4s Karlen 4 Shelby Countic* 

26HC Ji P.artholORpv, P.rovn, Clark, Clay, Crawford. Daviess, Dearborn, 

. Decatur, Dubois, Fltyd, Fe.untain, Franklin, Sibson, Creene, 

Harrison, llt-nfricVs, Jackson, Jefferson, Jennings. Johnson, 

Knox, hawronce, Karlle, lionrce, Kurgan, Ohio, Oren;r. {wan, 

Parke, Perry, Pike, Petuy, P.,mji„ Aii.ley. Scott, Spencer, 

Sullivan, Switavrlm;Var.duriiuuli, Vcrnilllon, Vi,’.a, I'atrca, 
N'arritk, 4 Washington Counties 


CROUP it 
A, Pot ton 


C, Miner or header can ‘ 

D, Mucker 4 Tunnel laborer 
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N NO. T?i77.?CBl 

Alien, 
icubcn, 

rO'JTTNTV 





• CLASSIFICATIONS * • 

V i ' ’ 

■ c'o'nprc5ior (preiturlzlng shafts, tunnels A divers); Air tugger) Auto petrol; 
:V. Filler; neckline; Soon cj c; • Cor inf, michtne; Bull doter; Caisson drilling 
ehlr.e; Cherry picker; Csmpeccor (with dozer blade); Concrete mixer (dual drum); 
ncrete plant; Concrete pump; Crane with all attachments; Crane - electric 
erhead; Derrick; Dual purpose truck (pitman.type); Ditching machine (19" and 
■er); Dredge; Elevators (when hoisting material or tools); Fork ll£t; Formless 
■ver; Cenerator (power for welders or compressors); Cradall; llellcoptor; 
ellcoptor winch operator; High lift - front'end loader; Holst; Locomotive and/or 
Inky engine; Mechanic on Job site; Hucklng machine; Panel board concrete 
lane; Pile driver; Push 'cat; Scoop & tractor; Scraper - rubber tired; Spreader 
tractor mounted; Straddle carrier • ross type; Sub base finish machine 
.C.H.l. or similar); Tower crane; Tractor with backhde (1/2 yard and over); 
french box • power driven; Tunnel shield; Udder (craft) . 

aour n 

A IramT truck; Batcher plant (automatic dry batch); Bending machine * Power 
driven; Bituminous mixer; Bituminous paver; ’Bituminous plant engineer; Boatman) 
Bull float; Compactor or temper - self-propelled; Concrete mixer (21 cu. ft. 
or over); Concrete spreader • power driven; Ditching machine (less than 18")| 
Drilling machine; Finish michtne A bull float; Finishing machine; Fireman • 

Pile driving and boilers; Cunitc mi ehInc; Head grejser; Mechanic In shop; 

Kesli depresser •.mesh placai'i P.C.C. Concrete belt placer; Roller • asphalt, 

Stone A sub base; Rotary drill; Shccpsfoot roller - self-propelled; Shop mule; 
Spreader or base paver-self-propelled; Sub grader; Throttle valve with air 
compressor or boiler; Tractor with baekhoc (under 1/2 yard); Tractor - high ' 
lift - farm type; Tractor • Industrial type; Tractor with winch; Veil points; 

• Vioeh truck • . . • 

i* 

CRC'JP III _ • ‘ 

Air compressor (210 cu. ft. A over); Bituminous distributor; Chair cart) 

Concrete curing machine; Concrete saw; Dope pot • power agltttcd; Flex plane; 

“ora grader; Hydrohacmer; Jacks - Hydraulic - power driven; Minor equipment 
operator 2,3,4, or 5; Paving Joint machine; Post hole digger; Roller • earth; 
Throttle valVc; Track Jaek - power driven; Tractor - farm type; Truck crane 
driver . • 

CROUP TV 

Air compressor (less than 210 cu. ft,); Concrete mixer (under 21 cu. ft.); 

• Conveyor; Cenerator; Mechanical heater; Oiler; Power broom; Pump; Voiding M , 

machine; Helpers . — 


SEClJiy:. ... . 

Boone, Clay. Daviess, Fountain, Creene, 
Hendricks, Knox, Monroe, Montgomery, 
Morgan. Owen. Parke, Putnam, Sullivan, 
Vermillion, Vigo, A Varren Counties 
rOVIX EQUIPMENT OPERATORS 
Tunnel A Sever Construction 


croup : 
CROUP II 
CROUP lit 
CROUP iv 


$10.55 

10.45 

10.25 

S.00 


CROUP t • Master Mechanic. CLASSIFICATIONS 

■ CROUP TX Utility Operator ' : *'" .. * 

C ROUP ITT Power Cranes, Draglines, Derricks, Electric Overhead Cranes, 
Shovels, Cradall, Mechanics, liopair.and Maintenance of all Equipcent, 

Tractor Highilft, Fork lifts, Tourhadoecr, Mixer over I'd* Capacity, 
Tourna-tlxar, Two Drum Hichina or Two Crgo Hoists, Cableways, lever 
Machines, Motor Patrol, Boon Tractor, Posa or Winch Truck, Truck Crane, 
Toumapull, Tractor operating Scoops, Bulldozer, Push Tractor, Finishing 
Mn chi no on Asphalt, Large Hollers U Rollers cn Asphalt, Crave!, Kacaian 
and Brick Surface, Ross Carrier or similar Machine, Cravcl Processing 
Machine, Asphalt Plent Engineer or Pug Kill, Two Air Coctrossors, ■Tcthcr- 
..ington Paver Operator, Fara Tractor with half Yard bucket ar.i/ar Pack use 
Attachment, Trench Machines cutting over 2k". Dredging Squipnent, Central 
Mix Plant Snginuor, CHI or sicvllar type Machine, Ccncreto Spreader, Cher.-/ 
Picker, Standard or Dinkey Locomotives, Seocpnobilcs, Euclid Loader, Soil' 
Cement Machine., Back Filler, Elevating Machine, Power Blade, Asphalt Plant 
Engineer, Veil Drilling Machinou, Taint Machine, I’ivz Cleaning Machines, 
npo.Wrapping Machine, Pipe Bending Machine, Apseo Paver, Boring Machine. 
Tractor Without Vlr.ch, Head Ee,uip:.*.cnt Creasors. Barber Creen Leaders,* 

_ Fomleca Paver, Well Point System Hydra Ax, Resco Cer.crotc Saw, Marine 
Scoops, Brush Mulohor, Brush Burner, Mesh Placer, Tree Mover, Helicopter 
Crow (J), Pile Driver Skid or Crawivr, Slump Kwaovur, Hoot Hake, Tug Seat 
• Operator, Refrigerating Machine Freezing Operator, Chair Cart - Self Prc- 
pcllod, Hydra Scedor, Straw Blovor, Concrete Mixers with Skip, all cno Tram 
Uoioto with Tower or Booa, Dredge Engineer, Dredge Operator. Hock Spreader, 
Truck or Skid Mounted Tower Crane, Engino or Hock Crusher Plant, 2o'ilcr 
Operator, Concreta Plant Engineer, loaders, Hydra Oran? Caissons, Shaft or * 
any siailar typo Drilling Machine, Concreta Curb Machine - Self Profiled, 

' Vineh or Hydraulic Boom Truck 
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35 EQUIPMENT OPERATORS • > ’ ' 2 o£ 2 


; OT? r." Mixers IliS capacity or leso, Treneh Machine cutting 2!*" end under, 
Parti Tractor with less than half yard bucket and other Attachments except 
Hack Hoc, Truck Crane Oiler, Power Cuhffrndor, Dull Float, Feta Grader, Fin- 
iehinj Machine Pavement 2realter. Sack Crusher,a, One Prun Machine, One Air 
Compressor, Cenerete pump, Curwtc Machine, Air Suggors, Truck Creno Srivcrs, 
'House Elevators when used for hoislin; Material, Two to Pour Generators er 
VeldLVT Machine,. Kechaiured Heaters inert restive of Motor Power when used for 
temporary heat, frail hollers cu Earth, Engin* Tcr.dorc, Firemen, Wagon Brill, 
Plcxplar.e, Conveyor,-Two ts Four Water Pumps, Gtplior. ar.d F'acor.eter, Switchccn 
on Faint l'ots, Firr-tn on Asphalt Plants, Bistxibutor Operator on Trucks, Taa- 
T*rs, Power Sroon. Font Holo BiitTer, Sclf-propollcd Concrete Saw. Striping 
Machine (Motor Briven), Fora Tamper, Scarsn Tiller, Bulk Cocer.t plant Equipment 
Crcascr, Track Jack, Mud Jack, Operator to do Vinter Repair Work in Shop be¬ 
tween November 1st end March 1st, Concrete Bundles motor driven, Oilers, 

• Sorrel Type Mixer, Ono Melding Machine or Or.e Water Pump, Air Valves or Stoaa 
Valves frea Plant, Concrete Mixers without Skip, Curing Machine, Concrete 
& Blacktop Curb Machine, Beck Hands 

Cranes with boons froo 1l£ ft. to 159 Xt. including jib. reeolvo additional 
i.75 por hour 

Cranoo with bsoo ovor 199 ft* including £ob receive additional J1.25 per hour. 


DECISION M O 1X77-30M 


Jasper, h’evton, Pulaski, A Starke 
, Counties « 1 • 


POWER MUTPME8T OPERATORS 

»».« 

w*. .. 


. nli '.". 7 


.. 

v....... 


Tunnel A Sever Construction 






Class I 

i 10.30 

,05 

.85 


.05 

Class 11 

3.00 

.0$ 

.05 


.05 

Class III' 

• 0.25 

. .65 

.05 


.05 

Class IV 

7.25 

.65 

.05 


.C5 


?1/SS 2 Mechnntc; osphalt plant; autocade; batch plant; benoco (requires 
two engineers); boiler A throttle valve; caisson rlqs; central redinix 
plnnt; combination backhoe, front er.d lojdcr uith backhoe bucket of 1 eu. 
yd. & over; combination^ tusser hoist A air compressor; compressor and 
throttle;concrete breaker (truck mounted); concrete conveyor; concrete 
paver over 27E cu, ft.; concrete paver 27S cu. ft. and under: concrete 
tower; cranes, all; cranes, tower,’derricks, all; derricks, traveli.-j;fork¬ 
lift-lull type; forklift - 10 ton and over; hoists, one, two-, and three drum; 
hoists, two tug;of one floor;hydraulic boom truck; locomotive, alt; pile 
drivers and skid rig• pit machines,’ pre-stress machine; pump erctes and 
. similar types; rock drill (self-propelled); rock drill (truck mounted); 
cl Ip form’paver; straddle busies,* tractor with boom A side boon; trenchln; 
machine,* winch tractors 

U .Asphalt spreader; boiler; bulldoters,’ combination backhoe, front- 
cml louder with backhoe burbot, leaa than 1 cu. yd.,’ enjtncer setlup. as 
conductor In charge of crow; gtadcr, elevatlnj; greaser engineer; trout 1.*.; 
machines; hlqhlift shovels or front endloadcr; hoists, automatic: cowboy 
drilling machines; hoists all elevators; hoists, tugger sinjlc drum; motor 
patrol; post hole digger; rollers, all; scoops - tractor drawn; stone 
crushers; tournapull,’ winch trucks 

ChA-SS .ItI Concrete miner (2 bag A over); conveyor, portable: steam generators; 
tractors, farm A similar type; air compressor small 150 A under (1 to 5 net 
to exceed a total of 300 ft.); air compressor - large over 150 combination - 
tmall equipment operator; forklift trucks; generators .’.(pumps (1 to 3 roc to 
exceed a total of 300 ft,); pumps, well points} welding machines (2 through 5); 
vlnchcs 4 olcctrie drill winches 

- CT/ S5 11* Heaters, mechanics! ( 1 to 5)j oilcra A switchmen 


NOTICES 
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MfllflCATIOJlS f. 7 


X SO. 7X77.70*3 Cint'4 


oar.,, Hanilten, Hancock, 
Mendricka, Johnaan, Marion, 
Morpan (North \ of Co.) & 
Jholliy C01.1 
hruth 

Spray 

Tne com true: ion achcdulei 

fori 

Clinton (Franhfort only) i, 
Hunt (Peru A Criuon AF3) 
fountain, Vermillion, 4 ♦ 
Warren Countiea 

ddi 

Line construction aehcdulca 
fori 

Clinton (Frankfort only 4 
Miami (for/ 4 Criuon AFJ) 
Tountain, Vermillion. 4 

USE CONSTRUCTION 
nton (Frankfort only) 4 Miami • 
eru 4 Crlaaeo AFO) 

Dalle 
Heady 
Rat,a 

Fdne. D.nVflt. P«,meM» 

K 4 7f 

Pee.Lna 

Veealiea 

Cialtllu 

ead/ar 

A,pr. Tr. 

9.53 
' 10.9ft 

,47 

.47 

.20 

.20 

1 

• 

Dole 

jjo«jr 


Fdaje Dana 

fife Parmer. 

.. 

HU. V 

Peaaitat 

Ve Callao 

CJ.aatl.a 

«l/a^ 

l- u .r.:;j Heavy eculpmrnc operator! 







{10.73 

.43 

IX 


Vx 

!.E SPLICERS 

11.03 

.43 

IX • 


Vf. 

,VY HiUii'Miisr OPERATORS "a" 

S.63 

.43 

IX . 


vx 

.uFAMiN; Equipment mechanic 

8.4* 

.43 

U 


Vx 

<lAt WOUSUMAN • truck driver 






ilh winch 

7,07 

.43 

IX 


ix 

oi'sfctAN • truck driver with ' 






inch 

0.74 

.43 

IX 


Vx 

Jtica CS5U.S3MAS AFTER 5 YEARS 

0.74 

.45 

IX 


ix 

iS'Ktl CXdUXSKAX AFTER 12 MONTHS 

4.34 

.45 

XX 


it 

;CU:;rc.\N - truck driver without 






a inch 

4.03 

.45 

IX 


Vt 

R0UN2KAS 0 to 12 MONTHS 

3.40 

.45 

XX 


it 


OICISXOX NO. 7x77-7033 


USE CONSTRUCTION , 
Fountain, Vermillion, 4 Varro.n 
Countios 

LINEMEN; CrouftdMA equipment 
opera cor 

CROUNDMAN TRUCK IS TVER V/VINCII 
CROUNOXAN TRUCK CRIVER VO/WXNCil 
CRCUNOMAN 


■s 


' » 


F.;a«. taa. 

fill P.r-a- 

.. 

K4V 

P.aaiaat 

Veeliisa 

iferat.'.a 
aad/.r 
A,?.. Tr. 

{IX.37 

.40 

1X+.30 


Vt 

9.47 

.40 

1X4-.30 


*x 

£.37 • 

.40 

1X00 


Vt 

3.42 

.40 

1X+.J0 


Vt 
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nrrfCTfrt l»vn?*.loao • Mod. M 

W 

-IUY 



as 

. J.r" ItV-iiTff 
Sultlmoro City, Maryland 

l&eon.irw.tUo, 

Calle apltcera, tinmen, t 

Truck with winch, pole or steel 

Truck with no winch 

$10.60 

"IS 

7.SI 

.70 

*.43 

.4} 

.43 

.43 

31 + .SO 

37. 

31 

31 

31 


^ of 11 

b of 11 

V of 11 

'l of U 
* of* 11 

PSC1S1QV «CT77-;0>1 - Hart. <12 






<42 n~; 73374 - .-ay 6, 1977) 
Alfier, haraja, Chippewa. 

K^cna $ w"V.uktn|c! Marq«tu 

$10.10 

•7S+.08 

oii 


.04 

DECISION .1^77-2057 ■ ?k.4. « 

(47 n 24610 • Hay 13, 1974} 

, "?hc#"t Kctal Worker# 

010.13 


.33 


.04 
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riTLE OF ORDINANCE SPECIAL ORDINANCE- - CONTRACT FOR ST. LIGHT IMPROV. RES . N O. . 13Q-Z8_^m,QaJEBAT . 

PH. II 


BOARD OF PUBLIC WORKS 




DEPARTMENT REQUESTING ORDINANCE _ 

SYNOPSIS OF ORDINANCE CONTRACT FOR STREET LIGHT IMPROVEMENT RESOLUTION NO. 130-78. NORTHWEST 
CENTRAL NEIGHBORHOOD PHASE II, N. G. GILBERT, INC. , CONTRACTOR FOR THE PROJECT. IN THE 

AMOUNT OF $28,645.00. 


(CONTRACT ATTACHED) 


EFFECT OF PASSAGE INSTALLATION OF ORNAMENTAL STREET LIGHTING IN NORTHWEST CENTRAL NEIGHBORHOOD 
PHASE II 


EFFECT OF NON-PASSAGE INABILITY TO PROCEED 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $28,645.00 FROM C D & P FUNDS 


ASSIGNED TO COMMITTEE 



































